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Contract Ho. BC-200 
Aoendment No. 2 


99 JAN 957 


} a ome Amendment Ko. 1, entered into be- 
savy eg opeyg ee of Amevica and the Byoon Mfg. Com- 
pany. 


2 “_ the Goverment 
eatitied "CHANGES" of the GENERAL PROVISIONS, 2 . 
does hereby smend Contract No. BC-200 as hereinafter set 
forth. 


, docue 
wherever it appears in the preceding contractual o 
nents and substitute the name “Hycon Mfg. Company. 


SECTION EB - FROGRESS PAYMENTS, delete _ 
a) and substitute the following therefor: 


as & 3 te Contracting Officer may, from t | 
ra authorize progress payments to the sae | 
tractor upon property acquired or produced by 
for the performance of this contract: PROVIDED, 


labor, material and or camponent parts purchased, 
aeeat cata Jaen and G & A for that property 
upen wiich payment is made, which costs shall be 
from evidence submitted by the Contrac- 
tor aad which must be such as is satisfactory to 
the Contracting Officer: PROVIDED FURTHER, that 
payments (see (3) Low) and of unliquidated e | 
if eay, made under this contract, execed 
7 ) percent of the total contract price of supplies 
etill to be delivered.” 


Set PATER 
-RDP8&#B00879R0005000 
DATE: 274 Lf @neViEWERL. 


354580 


Siggig we s1y 3- Tr REIPMENT, delete Items 
a Waka ie eats cativate and mibstitute the following: 
ei Unit Yobai. 
Spare products of Fiim 
: were ie, Ae 600 units 9-32 «992.00 
Delf + Two Hundred (200) - Sept. 1956 
ahd Witty (50) per week starting 
Oe fenuary 1957. 
owned. 
9 Repair and and overhaul of Government | 
of tay anf, Je 1956. aa ‘Por the Job 6762.38 
(4@) Yn SCHEDULE I - LOT TI EQUIFMENT, aé& the fcllowiw 
ite: 
"Teen Balt Total 
Ky;  Densriptica quantity Price Price 


gets of abipping accessories 
(two (2) support flenges end 


Fin Spock Model. 73-8. 216 sets 244. T3 9661.68 
One Rundred fifty (150) 
Delivery - Ps oe 56. 
Br t6 ets 31. Nov 1956" 


of SCHEDULE I - LOF Ti RQUIPMENT, 
25X1A1c ae the totel of and substitute the figure 


25X1A1C 
25X1A1c 
25X1A1c ma na : 
igang 3)> pee SECTION D - 
25X1A1C ge as unended delete the figure 
25X1A1Cc A suostimite the 2 cigs 


*. Be- 
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Vth) The figures | ‘ 

aypossing pre a... E ‘ 

pes are corey auleted end the following are substituted there- 
for: 


ere 
25X1A1c Cetling Price - 


This 152.06 
ae: snandment for en increase of $20, 
ta < target price and 3000.72 in the ceiling price. 


25X1A9a 
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. w _— 
Peatone SL 7,342.7 C 
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vl S77 14,6 ; : 
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